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NRO REVIEW COMPLETED ACTIVITY PROGRAM 

CORONA FY 1961 

REFERENCE: CQR-0829, dated 24 my i960 

1 . 


CGR-1Q04 

5 December i 960 


25XtJRO 

25X1NRO 


To cover final FY 19&L cost a relating to the CG80RA program, contract 
ST-100,, for the promsrament of twelve (12) cameras, noee cones, recovery 
systems and two ( 2 ) diagnostic systems. 


2. SESCBIPTIQN QT WORK OR SERVICES EE 

a. Lookheed mssj Llfl-fiaa 
program costs' 


* *^rf~*-**»M*J 


tasneraiurs tests ana 



NRO 


post-enslysif fli ght co, 
on contract ST-IOOj total - 


25X1 
NRO 25X1 
NRO 25X1 


b. G«neiral Hectric ( 8ld) -Contractor 1 1 ^ final C0R$?A program post -flight 


analysis ttS» 


3- EXPECTED ADDITIONAL OR HBIATSD WCM aR SERVICES ] 
None 

4. TOTAL ESTIMATES FY 1961 COSTS : 


25X1 

NRO 


NRO 


b. 


(l) Firm costs noted In paragraph 2, shove 


25X1 

(2) Additional Work Ctontamplatod 




Funds Available 





(1) DOD Funds authorized (in 008-0829) for 
CORONA program hut unused as a result 
of an XTSK underrun 



(2) a® FY 1961 Budget funding for CORONA 



programs 




NRO 





25X1 

•the J3»D FY 61 budget has 


allocated 



for CORONA programs. The balance vixi be 
applied to CORONA follow-on programs, i.e,, 
CORONA Prime, CORONA Triple Prime. 
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25X1 
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% smgggy BCHSDUUi : 
Hot applicable . 


C01-1QO4 
Fa ge 2 


6. REMARKS : 

a. G0HOHA follow-on programs, CGR0HA Prise cod CG&JNA Triple Prime, 

are being covered in asperate Activity Program papors* 

b. In view of the firing of two diagnostic payloads in the place of cameras 
in •toe COR0HA program, two COROHA cameras {without fairings, nose cones, 
recovery systems, car Thor/Agena vehicles) remain uncommitted. Due to the 
availability of iaproved 0GR0NA Prime cameras, no plans lave bean made, 
at this time, to schedule the two COROHA cameras for flints in the 
COROHA program. 

c. Attached are summary recapitulations of Contract RT-100 COROKA Program 
Funding. 


JOHN PARAHGOSKT 
Chief, Development Branch 
DFD-DD/P 

CONCURRENCE t 


mmmrrmm — 

Colonel, USAF 
Acting Chief, BFD-BD/P 


Funding noted in pirl^aph k, a, above, 
for which authority to aspend in toe 
CORONA program is being requested 
APPROVED or Recommended fcriPPSOVAL: 


'littart Si 


x- ■ . - ■ 


$7 DEC I960 


Deputy Director (Plans) 


CTi'AfGfi 


ISSSBTS 

Director 


OF APPROVAL : V Q J%%£G 19S® 
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Attaclimerits ; 

#1 - Summary Heoapltulatioa of COOSA Program Funding Contract Kf-100 

, Ja «- -fmsmary Source of Funds COOSA Program Contract KT-100 

. i .. .. j'" i, .. * g 1 , 4 *' * ' 

i '■ i 

* ?. ' 


25X1 


CH/BB/DP!D*M>/fc 13FAKAH0C6KY 

7 Daoeafijer 19^0 
Distribution} qy 


1 - Contoacts/DFD w/atta 
a - iB^P w/atta 
% ~- kfc&/W£> w/»tte 
a *• CH/DB/OPC v/atts 
$ * Comptroller /STO v/att# 
6 - MW 
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